Sheryl P. Walter Declassified/Released US Department of State EO Systematic Review 20 Mar 2014 


UNCLASSIFIED 

PAGE 01 MOSCOW 20800 3013 12Z 
ACTION FBOE-OO 


Message Text 


INFO OCT-01 EUR- 1 2 ISO-OO A-01 SMS-01 SSO-OO /015W 

018068 301316Z/44 

O 301308Z AUG 78 

FM AMEMBASSY MOSCOW 

TO SECSTATE WASHDC IMMEDIATE 6198 


UNCLAS MOSCOW 20800 


E.O. 11652: N/A 

TAGS: ABLD, AFSP, ASEC/NSU 

SUBJECT: EMBASSY RECONSTRUCTION, PROPERTY NO. L01001, 
FIRE DETECTION SYSTEM 

REF: STATE 219603 

1 . POST URGENTLY REQUESTS THE ADDITIONAL FIRE 
DETECTORS AND BASES FOR THE IMMINENT COMPLETION 
OF 7TH FLOOR AND CHANCERY AREA COMPLEX. 

2. 150 SMOKE DETECTORS, HONEYWELL TYPE TC100A-1030. 

3. 150 BASE ASSEMBLY, TYPE 14501290-001. 

4. SHORTAGE IS PARTLY DUE TO POST’S SHIPMENT OF 
DETECTORS AND ASSOCIATED ELECTRICAL EQUIPMENT TO 
LENINGRAD. PLEASE AIR POUCH AND ADVISE ESTIMATED 
DELIVERY. 

GARRISON 


UNCLASSIFIED 
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Message Attributes 


Automatic Decaptioning: X 

Capture Date: 01 jan 1994 

Channel Indicators: n/a 

Current Classification: UNCLASSIFIED 

Concepts: n/a 

Control Number: n/a 

Copy: SINGLE 

Draft Date: 30 aug 1978 

Decaption Date: 01 jan 1960 

Decaption Note: 

Disposition Action: n/a 
Disposition Approved on Date: 

Disposition Case Number: n/a 
Disposition Comment: 

Disposition Date: 01 jan 1960 
Disposition Event: 

Disposition History: n/a 
Disposition Reason: 

Disposition Remarks: 

Document Number: 1978MOSCOW20800 

Document Source: CORE 

Document Unique ID: 00 

Drafter: n/a 

Enclosure: n/a 

Executive Order: N/A 

Errors: N/A 

Expiration: 

Film Number: D780354-0184 
Format: TEL 
From: MOSCOW 
Handling Restrictions: n/a 
Image Path: 

ISecure: 1 

Legacy Key: Iink1978/newtext/t1978089/aaaaagwv.tel 

Line Count: 43 
Litigation Code IDs: 

Litigation Codes: 

Litigation History: 

Locator: TEXT ON-LINE, ON MICROFILM 

Message ID: 983a0467-c288-dd11-92da-001cc4696bcc 

Office: ACTION FBOE 

Original Classification: UNCLASSIFIED 

Original Handling Restrictions: n/a 

Original Previous Classification: n/a 

Original Previous Handling Restrictions: n/a 

Page Count: 1 

Previous Channel Indicators: n/a 
Previous Classification: n/a 
Previous Handling Restrictions: n/a 
Reference: 78 STATE 219603 
Retention: 0 

Review Action: RELEASED, APPROVED 
Review Content Flags: 

Review Date: 06 jul 2005 
Review Event: 

Review Exemptions: n/a 
Review Media Identifier: 

Review Release Date: n/a 
Review Release Event: n/a 
Review Transfer Date: 

Review Withdrawn Fields: n/a 
SAS ID: 1811588 
Secure: OPEN 
Status: NATIVE 

Subject: EMBASSY RECONSTRUCTION, PROPERTY NO. L01001, FIRE DETECTION SYSTEM 
TAGS: ABLD, AFSP, ASEC, NSU 
To: STATE 
Type: TE 

vdkvgwkey: odbc://SAS/SAS.dbo.SAS_Docs/983a0467-c288-dd1 1-92da-001cc4696bcc 
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